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* STATE 


in early June x953 y [ the roadbed of the Tenplin— Prenss Lan 

.raiixoad line was completed and work was being done on the permanent way © 

The rails required for the project were dismantled at other places. Grave; 

*md ballast arrived for the new railroad bypass north of Prenalau. Bridge 
construction work on the line mentioned was not completed except for the 
bridge at Blindov which was serviceable * Work on the construction of signal 
and safety installations had been started © A total of 200 worke rs were employed 
on the section of the line near Prensdau* according to 

tm order of the Greif swald regional railroad headquarter s , the completion date 
tor the Templin-Prenalau line was 15 August 1953 e 1 

In mid-June , the double-tracking of the Cd thus- 

Gabon railroad line had to be postponed because of a shortage of rails <> 
Approximately 1,800 meters of rails are still required for a last stretch or, 
the 8’alkenberg-Cottbus sector of the line G The delivery of rails from France 
was suspended * 

in early June, | ~| work on the foundations for the overhead- 

line masts required for the re-electrification of the Leipsig-Halle-Magdeburg 
railroad line was completed © The mats themselves had not yet been delivered© 
Repair work on the former electric sub-station at Koethen railroad station was 
in full swing © * 



J jQggAen tj, Informa tion on the reconstruction of this line se ction war 

transmitted previously,, — 

CSSSSSSta The double-tracking of the Cottbus -Guben line section is 

connected with the double-tracking of the Guben-F aikenberg line.. | 
The information that tm 
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completion of the project wes postponed was received for the first time 
and requires confirmation 0 
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Enclosures 


lletter from the East German Ministry for Railroads 
Earolln of the SCC Transport Division (1 page) 
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Ministerium fur^$3K3KtK Eisenbahnwesen 
Hauptabteilung Invest! tionen 
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An die 

Abteilung Transport und Nachrichten- 
wesen der SKK, 

Herrn Major K a r o 1 i n 


Berlin -Earl shor s t 


Ihre Zeichen Ihre Nachridit vom Hausruf Unsere Zeichen 

Inv B-V 

Be'roff Dekadenmeldung der Schwerpunkte Oderbriicken. 


© 


Berlin W 8 22. 6. 1953 
xasEXxaaxKraasenstr. 

17/20 


I. Oderbrucke Kiistrln 

Arbeitskraf te z,Zt 45 Mann 

Stand der Arbeit enj 

Nachdem der Uberbau am 28,5*53 eingeschwommen wurde, war der 
Baubetrieb in der letzten Dekade damit beschaftigt, das Absenken 
des Oberbaues in die endgUltige Lage darchzuftihren. Ausserdea 
wurde die Einschubbahn demontiert, DarUber hinaus wurden die 
Arbeiten an den Kabelkanalen durchgefUhrt . 

Plansumme 1953: 583 TDM, firtschaftsausgabe 38o TDM = 65 # 


II.Qderbrucke Heu-Pdidnltz 


Pur den Abbau des Uberbaues 3 - Bornholmer Str. - sind z Zt 
7o Arbeitskrafte mit der Verlegung des neuen S-Bahngleises fur 
die Versehwenkung sowie mit dem Bau dds Montagegeriistes be- 
schaftigt. 

In Hohenwutzen 1st mit den Rammarbeiten fiir die Verladebiihne 
und mit dem Vorstrecken von 6oo m Baugleis von Bf Hohenwutzen 
zur Verladestelle begonnen worden, dann sind 2oo m fertiggestellt* 
Die Vormontage des Uberbaues 4 in Hohenwutzen ist im Gangs, Insge- 
samt sind 2o Krhfte eingesetzt. In Neu-RUdnitz sind insgesamt 
4o Broduktionskr&fte mit 17 Hilfskraften eingesetzt. Die Verzimme- 
rung des MontagegerUstes fiir den Uberbau I wurde mit 5o der ange- 
gebenen Erafte in Angriff genommen. Die iibrigen 5o f<> sind weiter- 
hin mit der Baustelleneinrichtung bzw, mit dem Antransport der Bau- 
stoffe beschaftigt, 

Plansumme 1953 2 5oo TDM , firtschaft sausgabe 25o TDM =* lo 
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